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i. The attached material represents the itemized list of activities to be Ka & 
' undertaken at the Zistersdorf ol] fields and should be read in conjunction  <« - 
—-25X1A2g with The plans were drawn up by the Sowjetische Mineral dlverwaltung. ’ hates 
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«es The numbers in the rieht—-hand colum represent the account numbers under 
which the various items are carried in Moscow and under which the "credits 
for the building materiais will be established". 


3. According te source, Director Riabiain of the D.B.A. expects the necessury 
materials to be procured in Russia and the USA. At present, there are no- 
supplies or tools at Died. or any other fields under Sowijetischer srdiibetrieb 
other than the few that were left behind by the Germans : which ars almost 
useless. 


This document contains information 
affecting the national defense of the 
United States within the meaning of 
the Espionage Act, 50, U.S.C. 31 and 
32 as amended, tts fransmission or 
the revelation of its contents in any 
manner to an unauthorizedp person is 
prohibited by law, . 
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a. assemblape of machine tools in the machine shop ; 20061/1003 /01 
Construction of Lime kiln 20161/1003/02 
Alterations in boiler house _ 20261/1003/03 
Alterations of de~paraffiring plant CONFIDENT 4;, 20361/1003/04 
Reconstruction of compressor unit nnn DOL 61S 1003/05 
Construction of refectory barracks, production site XT 20561/1003/06 
Improvement and reconstruction of 

field railway tracks and repair of 

field railwey bridve 20661/1003/07 
Improvement and reconstruction of carpentry shop 2.5761/1003/08 
Procurement of transformers 20861/1003/09. 
Dryine chamber for electrical shop 20961/1903/10 
Reconstruction of Marrec!: &, ineludine installation 21061/1003/11 
Reconstruction of Varrac!: II, includine installation 21161/1003/12 
Reconstruction of Larrack IIT, including installation 21261/1203/13 
neconstruction of Parrack IVY, including installation 21361/1003/14 
Reconstruction of Barrack Y, includinr installation 214,61/1003/15 
Reconstruction of Barrack VI, includins installation 21561/1 303/16. 
Improvement of livine cuarters 6, Settiement Tirol 21661/1003/17 
Improvement cf living cuarters Bi, Settlement Donauland 21761/1903/18 
Improvement of living quarters B II, Settlement Doneuliind 21861/1.03/19 
Improvement of livine cuerters U IT], Settlenent Dovauland 21961/ 1003/20 
Improvement of living juerters 5D IV, Settlement Jonuuland 22061/1003/21 
Improvement of livine cuarters 5 V, Settlement Donanland 22161/1003/22 
Conversion of Barrack "Graz" to stone structure 22261 /1003/23 
Road construction (exclusive of repuirs) 22361/1003/24 
Disassemblage hall 22h61/1 323/25 
Depot of drilline tools 22561/1 03/26 
Instailation for storage siiss 22661/1.293/27 
Porter's lodge and porter 22761/1i43/28 
Improvement of social welfare basenent 22861/21003/29 
Norkers' club 22961,/1003/30 
Taprovement of laboratory 23061 /1003/31 
New field and workine site Lirhting 23161/1.:93/32 
Donauland fountain 23261/1003/33 
Construction of water filter 23361/1003/34 
Field boiler house, improvement of office premises 234,61/1003/35 
Improvement of medical barrack 23561/1.003 /36 
Improvement of precision sauchinery workshop 2366171903 /37 
Setting up of machine tools in field workshops 23761/1003/38 
Reconstruction of Parrack T 23861/1093/39 
Construction work 23961/1003/40 
Kieler (sic) motor 2H061L/1 993/42 
Improvement of production site ¥ 26161/1103/42 
Construction of 2 transport sleds for iron 2261/1 63/43 
Improvement of Ktinetten (sic) cutter 24,361/19-23/bh 
Assemblage of travelline crane in 2 “orkshop 24,451/1503/45 
Setting up of winch (from old asterial) 24561/ 1103/46 
warthwork dams and emergency bridgees in Hauskirchen ALO61/ 21.25/47 
assenblage of travelling crane in disaéssemblare hall BAPOL/T 3/48 

b, 20062 Urillings: 

Drillinr 213 ° 20062/70 
Drilling 197 20162/70 
Drilling 238 20262/70 
Drilling 260 20362/70 
Drilling 223 201,62/70 
Drilling 248 20562/70 
Qrilling 219 sear 
Drilling 213 a a, | 20762/70 
Drilling 262 (owe TDENTEAR, 20862/70 
Drilling 267 CORE 20962/70 
drilling 242 21062/70 
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63/100), Yeneral Repair CONDID ENT aT 


Gonstruction of Line kiln 1 
Construction of purification plant 
Gonstruction of flooding plant 
Construction of pipe car 1 
econstruction of the water dam for 
the operation of the water plant in the canal 


slectrical ecuipment for water pumping unite in the plant 


Improvement of the Itap=\uelfel winch 
Livine quarters Hauskirchen 

Cas furnace plant, production site V 
General repairs on 4 6 M~ Deuts motor 
Neneral repairs on caterpillar winch IX 
Construction of clothes lockers (tin) 
Overhauling of Jeutz motor 

Trauzl pulley 


Construction of transmission.gear for re motor 


Cverhauline of 6-cylinder Deutz motor 

Chain pulley TH 

Overhauling of the Gmeinder (sic) locomotive 

Overhauling of 3 drilling transmission rears 

Repair of paths and roads 

Repair of parages 

Repair of travelling crane 

depair of electric winch 

Repair of Hanomag caterpillar No. 41920 

Improvement of field welding shop 

Insulation of gag separator on production sites 
9, ll, and 13 

Inprovemant of pipe line shops 

Cas Locomotive 

French locomotive 

aaya dam trench 

General repairs on ‘melfel caterpillar winch Tit 


Completed investnents 
Completed genaral repairs 


4.02364 


20063/1004/01 
20163/1004,/02 
20263/1004,/03 
20363/1004,/04, 


204,.64,/1004,/05 
20563/1004,/06 
20663/1s 904,/07 
20763/1004,/08 
20863/1004,/09 
20963/1004/10 
21063/1004/11 
21163/1004,/12 
21263/1004,/13 
21363/1.104/1y 
21163/1004/15 
21563/1004,/16 
21663 /1004/17 
21.763 /LO/18 
21663/104/19 
21.963/1: 304/20 
22063/1004/21 
22163/10),/22 
22263/1.004/23. 
22363/1004/2h 
22463/1004/25 


22563/1004,/26 
22663/10%4,/27 
2763/1 004/28 
22863/11,/29 
2963/1: 24/30 
23063/1004/31 


20070 
20074, 
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